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NOV 27 1959 


los Angeles 45, Galifornia 


This deoument constitutes Amendment No. 6 to Contract 
Ho. dated 21 August 1957 between Thompson Ramo Wooldridge 
Inc., Los Angeles, California, ami the United States of Ameri.os. 


- 2, Purguant to the clause of this contract entitled: "Changes" 
the contract, as amended, ie further amended os hereinafter set 
forth. , 


3. ‘In accordance with Oentractor's letter CMOG Doo, Ho. 152X5e1464 


per 1959, Item 45 of Equipment List JJ, Revielon B, which forms a part — 
ef this contract, ia reduced by 8 quantity of two (2) each test sets 
MP.11638, ‘The foregoing results in a credit to the contract of 
$1,694.00 for each set or 2 total of $3,388.00 ineluding fixed fen. 


§, All other terms, conditions, and requirementa of the contract, 
as amended, remain unchanged. 


fo 5 cate your receipt of this Ameniment No. 6 te 
Contract io a and your acceptance thereof by omens the 
a aaa eae ae /O Y eer kate 
gol fr FE O356 = 
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Coy siL g 
ulbiics 
origina) ani twe copies hereof. Return the fully executed original 


and ona cepy to the undersigned and retain the remining copy for 
your ffles, 


Very truly yours, 


Omtracting Officer 


DaTe___12 February 1960 
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